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Building Completion Plan:: Building Year 1953 

Value in 


Left Over from the Building Year 1952 

Building Firm 

1000 DM-East 

Mixing Hall complex 

BUG Stahlb. Magdeburg 

2,112 

140 

Testing laboratory IX 

ti 

Granulating station, (steel construction) 

Recherwerke 

57 

11 l? furnace battery 1 & 2 

BUG 

540 

Split bunker 1 (ftchlltzbunker) 

BUG 

1,428 

Three -track unloading station 

BUG 

471 

Raw water line 

BUG 

220 

Pressure -raising station 

KBB 

76 

Sewage lift station 

Fa. Schneider 

45 

Sewage line 

BUG 

73 

Sprinkler & settling basin 

KHB 

305 

Blower House II 



Auxiliary Station II 

Disintegrator plant 

Intermediate pumping station 

Main pump house 

Transformer station (main pump house) 
Laboratory reconstruction 

Reconstruction furnace workshop 

2 Washrooms 

BUG 

240 

Mess hall 

BUG 

65 

Polyclinic 2nd section 

BUG 

436.6 

Settling basin for gas washwater 

BUG 

50 

Firehouse 

BUG 

60 

Apprentices! quarters 

KBB 

105 
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Bullding Year 19S3 Building Firm 

Lower blast furnace foundation, BUG 
furnaces 1 I-15 

Air heater foundation, furnaces 

21 BUG 

Washer foundation, 1-m to 4-iit ruc 

BUG 


BUC 

BUG & BUM 
BUC 

BUC & BUM 

BUC 

BUC 

BUC 

BUG 


JL -XX. 

Disintegrator roofing & 
intermediate pump house 
Blower house 3 
Smokestacks 5 & 6 
Dust separator foundation 
Flue gas duct 
Flue gas line foundation 
Clean gas line foundation 
Cold air line foundation 
Hot air line foundation 
Hurdle-type scrubber & 
disintegrator foundation 
for furnace group 1 
Auxiliary station 3 
Cable duct 

Power plant building for 
furnace groups 1 & 2 
Intermediate oxygen station, 
furnace group 3 
Charging platform & cupola, 
furnaces 11-15 
Casting house 2 complex 
Lime milk treating & sprinkli 
station 

Testing laboratory 3 
Elec trip. Jolley line 

Conveyor! Installation for 
ore, lime/ etc., delivery 
platform 2 
Delivery platform 2 
Conveyor installation, 
fdr wet -slag CUUf 

Bunker -Installation 2, -first section 
Split bunker 2 


Value in 
1000 DM-Kast 

80 (each) 


44.5 (each) 

54.5 (each) 
601 

532 

159 (each) 

79 

287 

108 

100 

32 



53 


325 

BUC 

162 

BUC 

367 

BUG 

lower- 

19 

Staglb . Magdeburg 

810 

BUC, Stahl . Magd. 
er 

2,224 

BUG 

340 

BUG,, Stahl, Magd , 

‘ 62 

Stahlby Niesky , 


Fa. Gresse, BUC 

418 

ABUS Leipzig 


BUC, Stahlb . Magd, 

165 


BUG, SfcahXb. Magd. 
BUC 
BUC 


1,100 

2,500 
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Value In 
1000 DM -East 


Codling tower 1 ./• 

' .BUOy BU Leipzig 

125 

Double cooling tower 

BUG , BU Leipzig 

250 

Regulator, ins tarnation'. - v.- , 

■ < 


.foundation 

BUG 

173 

.Extension' of. crane railway ; . ..i 

BUG 

140 

Saale port, 1st section 


: l,4oo 

Heating: installation . 

BUR* - 

240: 

Raw .water, line.*,.- construction 

BUB; * 

125 

Drinking water , line .. 

BUB 

53 

Sewage and rainwater line : ; 

BUB 

30 

.Ring, line for furnace tuyere ... 

BUB 


Water run-off * line, . , : 

BUB 


Rainwater line . , ; 

BUB 

10 

Enlarging’ exhauster: house 

BUB 

31 

Two . gatekeeper * a houses : 

BUB 

104 

River „ police . annex 

BUB 

54 

Company dwelling houses 

BUB 

623 

Barracks for outside employees 

BUB 

354 

Storehouse for outside .employees 

BUB 

64 

BUG barracks 

BUB 

349 

Fence around plant 

Reception rooms for autobus 

BUB 

visitors . . i . .. 

BUB 

24 

Motorcycle parking place 

BUB 

79 

Sports .facilities 

BUG 

66 

Bulk , treating building 

BUG 

143 

Enlarging, main . pump house 

BUG 

314 

Wash house 3 

BUG 

1,600 

Magazine kc 

BUG 

402 

Enlarging-, stone sheds. . 

BUC 

178 

Medical .station 

BUC 

20 

Unmarried .-.women* a. quarters 

BUG 

560 

Oil bunke? •' '• 

BUC 

20 

Culture .h^jLl* rest rooms and . 


60 

kitchen:;. ’ • 

BUC 

Charging station 

BUC 

6 

Childrents day nursery 

BUC 

256 

Children ts cribs 

BUG • ; 

179 

Rebuilding party school 

BUG 

12 


BUG* signifies Bau^Union C&Xbe 
BUB : J 1 , - - ?l " Bifcterfeld 
KBB 11 Kreisbaubetrieb Bernburg 

Stahlb*Magdb, - Stahlbau Magdeburg 
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